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10 March 1959 


MEMORANDUM FOR : Eugene Kiefer 

SUBJECT : Contract No. HL-4646, Convair, Fort Worth, 

Statement of Work, Project GUSTO 


25X1 A 


1. Attached is the proposed statement of work for ^efinitizing 
the subject c ontract. This was handcarried to Project Headquarters 
on 9 March by I l of Convair. 


2. Request that the attachment be reviewed by your office and 
your approval and/or comments be given regarding the use of this 
proposal for definitizing the subject contract. 


25X1 A 


Contracting Officer 


25X1 A 


DPD-DDf 


:arp 


Distr. 

Orig. - E. Kiefer 

2. HL-4646 Prop. Sec 

3. - Chrono 
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S TA TEMENT OF WORK 


GENERAL 

Contractor will conduct a four and one-half month design 
study to establish a configuration compatible with the 
performance requirements of Letter CHAM-0085* The wor 
will include: 


I. Analysis and Design - This design study will 
embrace technical analyses, design layouts and tests 
directed to solutions of electronics effects, L/D, 
ram recovery and structural design. Coordination with 
the engine contractor will be carried out. 

II. Models and components - Design, construction 
and tests of models and components in accordance with 
Schedule PFY-204-0 will be carried out to provide wind 
tunnel data, structural and electronic data. 

III. Manufac turing Research - Preliminary exploration 
of manufacturing and processing techniques will be accomplishe 
to study feasibility of structural design. 

TV. Subsystems - Studies, preliminary layouts and 
analyses of the required subsystems will be carried out 
including surveys of the state of the art and existing 
systems developments. This work will serve as a prelim- 
inary to selection of possible vendors for the required 
subsystems. 
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Contractor will- conduct a 'four and one-half month design 
study to establish a configuration compatible with the 
perf6rtnarce requirements of ;.e‘. ter CiiAM-OC8>» The work 
will include: . ” 


I. Analysis and Design - Tills design study will 
embrace technical analyses, design layouts and tests 
directed to - solutions of electronics effects, L/D, 
ram recovery and structural design. Coordination with 
the engine contractor will be carried out. 

II. M odels and components -Design, construction 
and tests of models and components in accordance with 
Schedule PFY-204-0 will be. carried out to provide wind 
tunnel. data, structural and electronic data. 

III. • Manufacturing Research - Preliminary exploration : 
of manufacturing and processing, techniques will be accomplished 
to study feasibility of structural design. ^ 

ih, Subsystems - Studies , preliminary layouts and 


a.. Subsystems - Studies, .preliminary layouts and 
analyses of the required subsystems will be carried out 
., including surveys of the state of the art !and existing. 

; systems developments. THls wprk will serve as a prelim- 
inary fc'cT selection of possible, vendors for the required 
subsystems, h u : 'i £1% M C- - 
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I N LE T RESEA '<(1 I 

M6EIL 

FORCE MODE L I ftn.iT* 


IbU-EJ DEUEL. 
MODE L 
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STRUCT, mat 

A ION- STRICT mat 

PROCESS ME7H0DS 

STRUCT. Com. hl'M 

WING BOX MEET. 
LEAS 'NO l&Uj 


DESIGN, TEST SELECT MATERIALS 


FULL - SCALE 

compete Mwa 

FULL-SCALE 
INLET MODEL 

FULL-SCALE ENQIKE 
TAU PIPE MODEL 

/& SCALE 

complete mml 

'Ml scale 
COMPUTE MODEL 


CQH STyjCmTE 5T ^MODIFY} 
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LEGEND: 


INDICATES A DIE D TASK 

TO BE COVERED BY TC 
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